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Dear Sir: 


I have the honor to transmit herewith to you, and through 
your office to the Sixteenth Biennial Session of the Territorial 
Legislature, the report of the Office of Highway Engineer and 
Superintendent of Public Works for the period beginning 
January 1, 1941 and ending December 31, 1942. 

Respectfully yours, 
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Territorial Board of Road Commissioners 


Hon. Ernest Gruening, Governor of Alaska 2.00.0... cee Chairman 
William A. Hesse, Territorial Highway Engineer - eS Secretary 
Oscar G. Olson, Territorial Treasurer .............. Ne iterates _....... Member 


FOREWORD 


Because the war makes it necessary to delete much of the text that would 
otherwise be incorporated herein and also because a policy of economy is 
prudent in all matters that do not relate to the war, this is a statement of 
road fund disbursements rather than a report. 


The usual maintenance was carried on during the biennium upon all roads 
where the Territory was wholly or partly responsible, some improvement and 
new construction was carried on with respect to aviation field facilities. 


Reference will be found elsewhere in this report to special appropriations 
covering the maintenance of telephone land lines, new construction on the 
Territorial building in Juneau and the payment of Territorial funds to Donald 
MacDonald. 


Traffic regulations were promulgated and highway patrol inaugurated 
during the biennium, a brief reference to which appears elsewhere. 
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OBSERVATIONS AND RECOMMENDATIONS 
The Budget 


It will be noticed that the request by this office for funds for the coming 
biennial period represents a net decrease of $256,000 under what was authorized 
for the current biennium. This estimate represents reductions in everything 
except the administration of the highway patrol. 


The principal reason for the curtailment of road expenditures is that the 
gold mining industry in the Territory which accounts for the bulk of the road 
demands has declined to a point where requests for new construction work 
asked for are negligible and will probably vanish if the war continues, so that 
the regular road and aviation field maintenance plus minor requests for roads 
connected with the development of strategic metals will probably constitute all 
that can be anticipated at this time. 


Moreover the termination of the gold mining industry together with a 
possible shortage of labor for the fishing industry and a possible shortage of 
tin cans for the salmon pack constitutes a grave threat against the revenues, 
all of which in the opinion of this office makes a curtailment of expenditures 
prudent. 


Gasoline Tax 


As recommended in previous reports of this office to the Legislature a 
gasoline tax for motor vehicles is as sensible and necessary as it ever has 
been and the following statement made to the last Legislature on the subject 
seems appropriate enough to repeat: 


“The question of road construction is so inseparable from the question of 
taxation that Alaska might as well face the fact now that it costs money to 
build and maintain roads and that we are the only civilized country in the 
world that exacts no taxes from the motor vehicles for which the roads are 
built and maintained. 


“An annual license fee of ten dollars upon a car or truck irrespective of its 
size or weight is neither sensible nor equitable. The gasoline tax is both 
scientific and equitable, has been adopted everywhere else in the world and 
should be adopted here. 


“There is no valid reason why motor vehicles for which the highways have 
been built and are being maintained should not contribute something toward 
them in the way of taxes. 


“The receipts from any tax of this kind should be credited exclusively to 
the road funds.” 
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Regulation of Traffic on the Highways 


Under a legislative act approved March 27, 1941, the Territorial Board of 
Road Commissioners was authorized to promulgate regulations relating to 
traffic upon the highways and to employ patrol officers for the purpose of 
enforcing compliance with such regulations and to safeguard life and property 
upon the highways. 


Regulations within the limits prescribed were made effective July 1, 1941, 
and the patrol of the principal roads leading out of Ketchikan, Juneau, 
Anchorage and Fairbanks was undertaken. 


Whether or not the conduct of drivers upon the highways has improved 
since the patrol was inaugurated is more or less conjectural, but the board 
believes, and the opinion seems to be shared by many who drive cars, that 
traffic conditions have been vastly improved and there is every reason to believe 
that through a process of education, the inspection of equipment, etc., that 
there will continue to be improvement. 


The weak feature of our highway patrol is the lack of cooperation by the 
courts and there is little that this office or the Legislature can do about that. 


During 18 months that highway patrol has been effective in Alaska there 
were four fatalities due to motor vehicle accidents on the highways and whether 
this is out of line with similar accidents elsewhere is difficult to determine 
since there is no common basis for comparison, nor do we know how this 
compares with any previous period in the Territory as this is the first attempt 
toward regulation and the collection of statistical data. 


There are at the present time 6,984 registered motor vehicles in Alaska, 
representing a car for each 10.4 persons residing in the Territory compared 
with a ratio of one to 3.89 in the continental United States, but it must be 
remembered that nearly one-half of our population consists of Eskimos and 
Indians who neither own nor drive cars and that a considerable part of our 
population is engaged in the fishing industry who likewise do not drive cars. 
This might, to some extent, account for the disparity in the death rate from 
motor vehicle accidents of 30 per 100,000 of population in the United States as 
compared with a rate equal to 5.5 per 100,000 for Alaska. 


Although there has been an unprecedented increase in traffic upon our 
highways during the past 18 months, it is believed that congestion upon our 
roads as compared with the States does not exist. On the other hand 
our roads are of a uniformly lower standard than those of the United States 
so that from a viewpoint of the risk of driving cars upon the highways of 
Alaska, the lack of congestion is more than offset by the inferior condition of 
our roads. 


Highway patrol, in the opinion of this office, should be continued. It has 
met with the general approval of the public and constitutes a good investment 


ee 
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in promoting safety upon the highways, aid to travelers, in the prevention of 
forest fires, protection to game and other worthwhile services. 


Patrol officers are provided with first aid emergency kits, fire extinguishers, 


an available supply of gaosline, axes, grappling hooks and on one route, a field 
telephone set. 


A modification of the existing Act, which was passed in great haste, might 
be desirable. It is not to be expected that the Legislature can foresee every 
specific phase of traffic problems over which it would be willing to grant the 
power to make regulations and on the other hand it is not to be expected that 


the Legislature can or will delegate unrestricted law-making power to any 
board. 


In this connection it might be appropriate to invite the attention of the 
Legislature to existing statutes that are irrelevent, inconsistent or conflicting. 


Section 1734 of the Compiled Laws of Alaska for 1933 provides that ap- 
proaching vehicles on the highways shall keep to the right in passing and 
since the Legislature specifically repealed this section in the enactment of 
Chapter 65, Session Laws for 1941, it seems that the Legislature alone can 
restore that section which seems advisable and necessary. 


Section 1736, C. L. A., which was not repealed relates to Section 1735, which 
was repealed and it would seem that Section 1736 has no place in the statutes 
and should be repealed. 


Sections 4847, 4848, 5095, 5096, 5097 and 5099, C. L. A., and Chapter 86, 
Sessions Laws for 1935, are superfluous and should be repealed. 


Section 5098, C. L. A., might be incorporated into any modified act and 
Sections 4849 and 4850 might best be included in regulations. 


Summary Highway Patrol Activities 


Totalinumberof+milestpatrolledi =e ee 200,787 
Total number of accidents ...... FF evecctetroteve 344 
otal’ numbersofetatalitios me. sssmscsmee renee ae ene 4 
‘Totalinumbergots arrests gece en nearer een ee 168 
Totalsnumbersofsconvictions iccsssneonee neces 158 
sLotalinumberjotsacquittals pene ee 4 
Pending § CASES | te ccc sarerce cn ee eta Se 3 
Turned over to military authorities 0.02.00... cceccccccceceeeeeeeee 3 
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Flood Control Act 


Attention is invited to Chapter 73, Session Laws for 1939, in which the 
Territory assumes all liabilities for damages arising from any Federal flood 
control project and further assumes the responsibilitity of protecting and 
maintaining the same as long as may be required. 


Such a declaration of policy is so manifestly unfair to the people of a 
Territory who are not consulted in the first instance, that it has no place in 
our statutes. It cannot be justified upon any sound business reasons and should 
be repealed. 


Appropriation for Donald MacDonald 


Chapter 21, Session Laws for 1941, directed the payment of $5,000 to Donald 
MacDonald as compensation and expenses in connection with his duties as a 
member of the International Highway Commission. 


The payment of this money was divided equally between the two years of 
the biennium. 


Telephone Land Lines 


For many years telephone land lines in the lower Yukon Valley have been 
maintained by the Territory for the free use and benefit of the public. 


These lines consist of the overland telegraph lines of the U. S. Signal Corps 
which were abandoned in 1925. 


During recent years the maintenance of this communication system has been 
justified in that it has supplied weather reports from points where com- 
munication did not exist. While this office believes that the gaps in com- 
munication have been largely closed by Federal agencies, it is thought it might 
be advisable to make a further appropriation for this service at this time. The 
amount asked for is less than was authorized during the current biennium and 
is believed to be sufficient. 


This project also contemplates the maintenance of the Seward Peninsula 
telephone lines. 


SUMMARY OF EXPENDITURES—TELEPHONE LAND LINES 
April 1, 1941 to December 31, 1942 


Amount of appropriation 0.000000... sreeseeessacet=seasese 0,000.00 
Seward Peninsula lines ie Searbeiticect tert $2,096.00 
Yukon River lines ....... Matec EN ea ee 706.50 
Total to December 1, 1941 62,802.50 


Unexpended balance ....... ee S519 7150 
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Nome Harbor Improvement 


This project consists briefly of two parallel jettied, the lines of which ap- 
proximately conform to the channel lines of Snake River extended at the 
mouth, with the revetment of the river banks and the dredging of the river 
itself and a basin 250 by 400 feet to a depth of eight feet. 


The total cost of the work to date has been $857,908.46, of which the Terri- 
tory has contributed $45,000. 


The City of Nome entered into an agreement with the War Department 
pledging itself to contribute $2,500 annually toward the maintenance of this 
improvement but defaulted and the Territory has, during the past 18 years, 
contributed to this work from road funds. 


While the contribution by the Territory as compared with the expenditure 
by the Federal Government is trifling, yet it is a considerable sum to spend 
on a project that is so discouraging, since there is no hope of ever finishing 
the project and no possibility of making a harbor. 


Territorial Office Building 


Chapter 73, Session Laws for 1941, authorized the expenditure of $4,500 
for the construction of a fireproof vault serving two office floors in the Terri- 
torial office building together with minor repairs, etc., to the building. 


In addition to the construction of the vault with two fireproof doors, the 
flashing on the coping of the main building was replaced, the installation of 
downspouts and drain, the installation of electric wiring in vaults, installation 
of radiators in vaults and the installation of fire hose on each office floor, 
together with various minor items. 


Owing to a rearrangement of the offices after the contract was awarded it 
was found advisable to include a third fireproof vault door. 


STATEMENT OF EXPENDITURES 


ADDrOpris ti On etc resccecrretert ee ee eee $4,500.00 
Advertising for bids .... ee ee 4.60 
Architect’sifecs tee ee _ 120.00 
Contract pce ter 908 ot rere 4,099.00 
TO SDOCUOl iret rt ee ee ee 50.00 
Drainage around outside of building ............ 19.50 
Radiators for vaults (replacing smaller sec- 
tiOnS) ef oso oe ee ee ee 13.00 
17 Miscellaneous items ..... cereretrrperremerrss cepts sme 159.57 
$4,465.67 
Unexpended balance Dec. 31, 1942 «W000... $ 34.33 


Road Fund Disbursements by Divisions 
(From 1931 to 1942 inclusive) 


————$ == ____ 7} - 


First Second Third Fourth 
Year Division Division Division Division 
DR, ere ere ett eter $ 34,820.00 $ 31,800.00 $ 29,566.76 $ 30,833.52 
1932 Fee ene Nees cerers 97.60 2,503.75 0.00 45.60 
USK) a preteen eee errr ete ae 6,410.02 12,760.00 12,300.25 12,140.00 
1934 Serre esa 14,971.60 14,000.00 14,805.05 13,600.00 
UE LY eteemneeereeerrieseerreneee reer errs fore 14,788.01 12,152.28 28,360.01 25,228.27 
TTY | eecrenenetererreemeceechereerererer renee 41,572.47 30,709.00 17,454.84 19,767.15 
1 9S eerie tis renccectccoteecacast ste ceceeneertseses 61,998.68 60,417.81 42,852.57 47,557.17 
OSG arc rcrr ae re te etens eeegten tne cssetgeraenas 50,359.05 43,669.31 55,498.10 51,207.29 
LOSS Ree eerrreeeecteretces erase 102,910.15 89,271.70 91,465.55 97,549.90 
UY ae reine eet arcane ere 58,364.64 59,479.63 56,007.33 59,081.06 
1941 ee or ee ee nc cteraene 54,578.80 64,035.00 57,652.79 52,751.87 
STE) ereemrerreteere terre Mere are 24,102.68 52,249.36 39,360.10 41,984.55 
TOUT A Lager roca tte erat cterrent er troren $464,973.70 $473,047.84 $445,323.35 $451,796.38 
———— —s +—— 
Forest Road Fund Receipts 
(By Divisions to which they are credited) 
(From 1930 to 1941 inclusive) 
Year First Division Third Division 
1930 actrees eran ne $ 17,764.44 $ 2,918.22 
Oy pena i ye Rr en ea 7,628.05 2,082.40 
1932 rece rr eee 6,036.68 1,842.30 
DEER) creeeeeepprevrereeeprenrter ee ertiereer rtm eae rretetartnreneel None None 
LOB 4 Fee ashes aaa emo cases cpnne cee orbee natraoneatce 7,536.58 1,409.85 
BEET pe retreat ie Prererrrr 8,159.22 1,152.18 
1936 Zs = 12,788.08 1,679.31 
OEY Femmes eer anal ete rrr 10,321.63 983.49 
DEEL cen eae remeppenaneettrenetres ere ter as rere 10,223.79 1,380.25 
LSD Scarce sa ran neers orate eee nanaceene 9,528.83 1,264.34 
DO ee pee be nee errr errr berber reer rrecen i pierre 10,142.48 1,336.31 
TY ee rere tote terre 11,853.48 833.48 
TOT A oss eesa seca se rae csp sno ntent nner terenic $111,983.26 $ 16,882.13 


Total 


$ 127,070.28 
2,646.95 
43,610.27 
57,376.65 
80,528.57 
109,503.46 
212,826.23 
200,733.75 
381,197.30 
232,932.66 
229,018.46 
157,696.69 


$1,835,141.27 


Total 


$ 20,682.66 
9,710.45 
7,878.98 
None 
8,946.43 
9,311.40 

14,467.39 
11,305.12 
11,604.04 
10,793.17 
11,478.79 
12,686.96 


$128,865.39 
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Road Funds Available for Period 


Beginning January 1, 1941 and ending March 31, 1941 
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; First Second Third Fourth 
Division Division Division Division Total 
Funds Held Over... ......__ $ 15,000.00 ~ $ 15,000.00 ~ $ 15,000.00 $ 15,000.00 $ 60,000.00 
Funds Held Over .................. 5,480.92 2,752.55 402.00 205.10 8,840.57 
TOTAL satscaccivnssecss $ 20,480.92 $ 17,752.55 $ 15,402.00 $ 15,205.10 $ 68,840.57 
Disbursement of Funds 
(Expended in Previous Biennium subsequent to last report) 
January 1, 1941 to April 1, 1941 
First Second Third Fourth 
Division Division Division Division Total 
Alaska Road Commission — $ 15,000.00 $ 15,000.00 $ 15,000.00 $+ 15,000.00 $ Peer 
Territorial Board .. (@) 5,480.92 (b) = 2,752.55 (c) 402.00 (dy 205.10 840. 
TOTAL steyroneess $ 20,480.92 $ 17,752.55 $ 15,402.00 $ 15,205.10 $ 68,840.57 
(a) Tenakee Bath House (C. C. C.) $ 146.62 (b) Nome Harbor . pared 
Cape Fanshaw Boat Float 72.34 Schlitz Creek Field = 
Kake Seaplane Float 254.26 Recording Deed Nome Ry. 2: 
Mitkof(Ploath 2.22 eee 90.70 
Slocum Arm Road fonseeesaes 184.00 (c) Karluk Suspension Bridge ...$ 402.00 
Salmon River Flood Control _. 400.00 | 
Wrangell Small Boat Harbor ......... ... 4,088.40 (d) Chena Hot Springs Piel d 2 fccecrercnccsttiveceaes aa 
Skagway School Gymnasium 244.60 Nation Aviation Field —.......... 100. 
Recording Highway Deed aoe 
| 
———_—_—_—__—— ab $$ — — —- —S— 
Funds Available for Period 
Beginning April 1, 1941 and ending March 31, 1942 
First Second Third Fourth 
Division Division Division Division Total 
Appropriated by Legislature. $75,000.00. 75,000.00 ~ $ 75,000.00 $ 75,000.00 ~ $300,000.00 
Forest Road Funds oa 10,142.48 Sere, ee 1,336.31 Ae See 11,478.79 
Migratory BirdgActsPunds )-. enn ane eee 355.87 355.87 
TOTAL $ 85,142.48 $ 75,000.00 $ 76,692.18 $ 75,000.00 $311,834.66 
Expenditures for Period 
Beginning April 1, 1941 and ending March 31, 1942 
First Second Third Fourth 
Division Division Division Division Total 
Alaska Road Commission _. $ 9,950.00 $ 26,525.00 $ 35,000.00 $ 25,000.00 $ 96,475.00 
Territorial Road Board ....... (a) 24,147.88 (b) 19,757.45 (c) 17,250.79 (d) 12,546.77 63,702.89 
TOTAL $ 34,097.88 $ 46,282.45 $ 42,250.79 $ 37,546.77 $160,177.89 
(a)(1) Craig-Klawock Road $15,000.00 (c) Tetlin Aviation Field Recee .$ 1,500.00 
(2) Carlson Creek Trail ‘ 5,000.00 Chisina Aviation Field 150.00 
YankeesBasinyCrails sees ee 27.00 Cordova-Eyak Lake Road 865.80 
(3) Knudsen Cove Float 750.00 (4) Nash Road _ pSseiss 1,500.00 
Hoonah Seaplane Float _ 39.00 Highway Traffic Act 3,232.59 
Craig Seaplane Float 90.76 Recording Deeds mc. ee ee ee ee 2.40 
West Petersburg Float 0... 3.76 
Highway Traffic Act 000... 3,232.56 (d) Chicken Aviation Field 20000000000....$ 500.00 


él 
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Recording > Deeds ffi trcccssc-sccteccsstsseescsessrteer 4.80 Grubstake Aviation Field ............................ 600.00 
Steel Creek Aviation Field ....................... 850.00 
(b) Ruby Creek Aviation Field ............... ........$ 500.00 Walker’s Fork Aviation Field ................... 150.00 
Solomon-Council Road -.......00200000220........ 3,827.17 Hughes Aviation Field ~......2..0.00.0.2-2.0..-.- 1,162.00 
Nome-Solomon Road... 173.40 Alatna Aviation Field ...2 0... 1,265.00 
Council-Camp Creek Road ...............2.......-- 890.87 Gold Creek Aviation Field ...................2.....-- 604.25 
Selawik Aviation Field .........0....0.............. 1,500.00 Bettles Aviation Field... eee 601.00 
Fak OP ROG era rent heat ote teense 2,085.86 Palmer Creek Aviation Field .................-... 503.75 
Kako Aviation Field —...0.000000000000 2... 1,127.86 Koyukuk Aviation Field... 1,225.00 
Candle-Candle Creek Road ............---....-.. 1,240.33 RAM Part PROB here ccnnccereccccrrcance stern rencerseees 45.50 
agen lile PROG. herr rersrettesten carer reer recess —- 1,300.00 Goodnews Bay-Salmon River Road .......... 1,500.00 
Pilgrim Aviation Field 00.0.0... 886.00 Clearwater Aviation Field —........2.0...... 300.00 
Dahl Creek Road... cceccceeeceeeeeeee .--- 1,486.00 Highways lraitic Act mo. -csscccetetceten sect 3,232.62 
Keenan Aviation Field ...........00..0.202000.- 750.00 Recording Deeds —........2.cc.eceeeeesenseeeeneee 71.65 
Dahl Creek Aviation Field .......................... 1750.00 (1) $5,000 Forest Funds. 
Highway Traffic Act ..........00..20..-. tee 3,232.61 (2) $4,392.48 Forest Funds. 
Recording # Deeds te ee 7.35 (3) Forest Funds. 
(4) Project otherwise handled deposit credited 
to Territory. 
7 a oe : ~ste —ae 
Expenditures and Allotments 
From April 1, 1942 to March 31, 1943 
(As of December 31, 1942) 
First Second Third Fourth 
Division Division Division Division Total 
Alas! $ 10 air 
Teil ea ee Team ea eae ea cata: Pica 
1 Ae 102, 774, (c) 4,360.10 (d) 6,984.55 30,221.69 
TOTAL $ 24,102.68 $ 52,249.36 $ 39,360.10 $ 41,984.55 $157,696.69 
(a) Sitka Street Pavement 0... + -eee2e--.$3,500.00 (c) Talkeetna Aviation Field 0... $ = 98.00 
*Hoonah Road .......... eerie Seer 126.00 Highway Traffic Act 0000. ote 4,262.10 
Hydaburg Seaplane Float ................ 117.40 
West Petersburg Float =e 2 1,047.16 (d) Livengood Aviation Field .............$ 200.00 
“Snow Removal ..00.0.0.000 0 ceeeceeeeeee.. 50,00 Grubstake Aviation Field 0.000000... 300.00 
Highway Traffic Act 000s. 4,262.12 Hughes Aviation Field —..0.000000000000.. 168.00 
Totatlanika Road 2... eee. 2,054.50 
(b) Nome Harbor ose cesescesceeeeeeeeeeeee--+--.$2,500.00 Highway Traffic Act ou... .ecccccscsseese----- 4,262.05 
SolomontR0ad Fess se eee 16.30 *Forest Road Funds. 
ShungnakeTrails pee 996.00 
Kiana Aviation Field .......22.0.0.00200.............. 2,000.00 
Highway Traffic Act 2000.02... cccceeceenne-. 4,262.06 
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Summary of Expenditures in the First Division 


In cooperation with the Alaska Road Commission 
APRIL 1, 1941 to MARCH 31, 1942 


Total 


Name of Project Road A. R. C. Territory 
Haines-Pleasant Camp... 4214 $ 27825 $ 12,000.00 $ 12,278.25 
Haines=MuUd SBGYy grrr ee ee 10 978.84 4,000.00 4,978.84 
Haines-Chilkaot cic. ctccsecces se ces eces cena teeta Cas eee a ae 3°) 2 36 222222 : 826.06 826.06 
Ska zway—Dy ene secre en eatrerrrarsctt certectce ts eet ee 2% 12,639.59 8,123.94 20,763.53 
Total [28 = Eee tee he EE ee ee ee 5814 $ 13,896.68 $ 24,950.00° $ 38,846.68 
*Includes $15,000 held over from previous biennium. 
Summary of Allotments in the First Division 
In cooperation with the Alaska Road Commission 
APRIL 1, 1942 to MARCH 31, 1943 
Name of Project Road A. R. C. Territory Total 
Haines-Pleasant Camp : 4214 $ 1,000.00 $ 12,200.00 $ 13,200.00 
Haines-Mud § Bay pie ttc ceccnlhetenecetecescliscs tt en eee 10 1,000.00 2,000.00 3,000.00 
Haines-Chilkoot 5 OS rat Ee eee 3 400.00 400.00 
Sitka Pioneer Cemetery Road _.. Be ares Pan i reereer ene 1% 200.00 200.00 
Sitka National Cemetery Road 220.0000. 1%, 200.00 200.00 
Toten] eect cccscn here tre cece cesetest ce ee ee Se SER ae 5644 $ 2,000.00 $ 15,000.00 $ 17,000.00 
tome > 
Summary of Expenditures in the Second Division 
In cooperation with the Alaska Road Commission j 
APRIL 1, 1941 to MARCH 31, 1942 
Sled 
Name of Project Road Road Total A. R. C. Territory Total 
Nome-Council and Branches i 65 184 83% $ 11,631.35 $ 3,000.00  $ 14,631.35 
Council-OphiriCreekt... ee 12 12 178.85 100.00 278.85 
NOM C= BOSSI Circe ecceccsnn tees ce wa tag eect in 3% 20% 749.32 (a) 300.00 1,049.32 
Bessie-Snake River _. = 20° 20%, 183.14 400.00 583.14 
Bessie-Sunset Creek 2.00... 12 12 75.39 100.00 175.39 
IN OME = OSDOINIC Fatt rortearee ne ere ere 10% 10% 122.50 300.00 422.50 
Bessie= Buster igs. cesccare cect ccaisats coscevestntesecatecssscttnsctecnes 74 Ty 138.32 100.00 238.32 
Mouth¥ofsaCenter, Creekgmsene etree 3 3 14.95 20.00 34.95 
Submarine Paystreak 3 3 40.35 100.00 140.35 
Nome rAirfield =... ees ee Re eto tees _— % 88.00 (b) 22.95 110.95 
Candle; Creek? / f SELL 60.00 111.11 
Deering-Inmachuk 25 rr 25 1,215.31 1,000.00 2,215.31 
PT ellér~BlUestOne ye areca cietssakecettntes 1514 2i, 18 1,367.76 1,500.00 2,867.76 
Bunker Hill-Kougarok __000..00.000.ccecceeee 35° 2%, 38% 25,527.50 32,215.83 57,743.33 
Coffee: Creek 0a. fe mere tr oatercrsesttecnscsttcsstteseetsts 2 = 2 2,000.00 2,000.00 
Tron Creek-American Creek ....000.000000.000.0-.00-20-- 12 12 248.53 248.53 
TroniCreeksVOa.d Preset reser terre teerees TM 11) en Me sce 57.69 57.69 
TOtR 1S ee 221% 43% 265 $ 41,383.85 $ 41,525.00* $ 82,908.85 
(a) Includes $571.93 contributed by U. S. Smelting, Refining and Mining Company. 
(b) Contributed by Madeline Moore. 


* Includes $15,000 held over from previous biennium. See elsewhere A. R. C. distribution for this Division. 
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Summary of Allotments in the Second Division 
In cooperation with the Alaska Road Commission 


APRIL 1, 1942 to MARCH 31, 1943 


Sled 

Name of Project Road Road Total 
Nome-Council and Branches .................. a an 65 18% 83% 
Nome}iocaltlt0ads pes ee 59% 59% 
Deering-InmMachuk Perea en ee 25 25 
Dime? Creek ..8-.. cee eS 9 9 
Teller=Bluestone=. ==... eee ee 15% 2% 18 
Bunker Hill-Kougaroke | oo.......22.......ccsscesescseeseceeeere cee 36% 2% 38% 
TrongOreck #Roads ease ee ee ae 1% 1% 
Nome VAirtield\.......-222 Sa 3 ee eee — A 

Totals pie ete ee | ee 200%, 40% 241 


Summary of Expenditures in the Third Division 


In cooperation with the Alaska Road Commission 


APRIL 1, 1941 to MARCH 31, 1942 


Sled 

Name of Project Road Road Total 
Chitina-Native School Road .......0.. 1 1 
Wasilla-Fishhook-Palmer Roads |... 47%, 47% 
Grubstake PBranch ger cccceccetrsserecrce eee 1% 1% 
WillowzStation SA irfiel d Meese re eaesrne eects oe 
Palmer-Matanuska RoOads ..............ece-eseceeceseeeneene 21 21 
Wasilla-Finger Lake-Palmer Roads ............-..... 33% 3314 
ViGREY YN OG) 2a ee = Ss 
Valdez-Mineral Creek ..0.........e.ececccesecceceeeceeeessseceee 10% 10% 

. McCarthy-Dan Creek .....W0...........0..... Seeacsenereterersterttre 20 20 

MeCarthys Airfield Gseteccesereeree eet = 23 _— 
Anchorage-Lake Spenard Roads 00... 15% 1% 17% 
Anchorage Loop-Palmer and Branches ...... 61% 61% 
ake lSpenardy Cama) Wicrrcccccccteessrtcccssneeetotterrncnenaes 
Hunger sake 2D ain peers sserestetent tteenrccesca ents = 
Dillingham-Wood River ..................... Sener tereetsneters 9% 9% 
Curryg Alirtioc c perre srr restr rrr cceree ester tebe seertintar rece 
Karluk Suspension Bridge - 00.02... 22... eeecseeeeee oss = — 
FLOMECT FROBGS ese cecese eee cent ee ee eee 23 os 23 
Kasilof Airfield ............... eernereree tr errr eetty — 
Kl astlof Ra. C irre re ee cence etre eects 7 7 
Frome. Airfield Pets etc tetera csr neers rer: 2 

LOGS een rcctecs, coerce tere ten ccneten ee ap 252 1% 253% 


$ 45,525.62(a) 
1,500.00 (b) 


1,188.24 


sacecenecsnceren 


$ 81,823.34 


Territory 


$ 16.12 
12,000.00 
3,000.00 
296.16 
1,500.00 
1,500.00 
286.75 
347.90 
2,000.00 
163.40 
5,872.63 
3,550.00 
39.08 
161.27 
3,000.00 
431.02 
168.21 
8,000.00 
1,313.52 
6,144.86 
209.08 


$ 50,000.00 


A. R. C Territory Total 
$ 10,000.00 $ 5,000.00 $ 15,000.00 
7,000.00 5,000.00 12,000.00 
1,500.00 1,500.00 3,000.00 
500.00 500.00 1,000.00 
1,500.00 1,500.00 3,000.00 
25,000.00 27,475.00 52,475.00 
1,000.00 1,000.00 2,000.00 
pee a 500.00 500.00 
$ 46,500.00 $ 42,475.00 $ 88,975.00 


Total 


$ 16.12 
57,525.62 
4,500.00 
296.16 
3,736.73 
3,366.26 
286.75 
347.90 
3,538.12 
163.40 
7,060.87 
25,945.10 
39.08 
161.27 
5,156.59 
431.02 
168.21 
11,416.68 
1,313.52 
6,144.86 
209.08 


$131,823.34 
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(a) Includes $500.00 contributed by the Buffalo Mining Company. be 
(b) Contributed by the Grubstake Mining Company. 
(c) Includes $253.33 contributed by Red Mountain Chromite, Inc. 
* Includes $15,000 held over from previous biennium. 
Summary of Allotments in the Third Division 
In cooperation with the Alaska Road Commission 
APRIL 1, 1942 to MARCH 31, 1943 
Sled 
Name of Project Road Road Total ANREGC, Territory Total es 
Willow Mountain Roads “WT mane eee $ 13,000.00 $ 2,000.00 $15,000.00 
Wasilla-Fishhook-Palmer and Branches ce 47% 47%, 7,000.00 3,000.00 10,000.00 
Lucky Shot-Willow Station and Branches 27% 27% 2,000.00 1,000.00 3,000.00 
Palmer-Matanuska and Branches 21 21 2,000.00 1,000.00 3,000.00 HI) 
Wasilla-Matanuska and Branches 11% 11% 2,000.00 1,000.00 3,000.00 5 
Wasilla-Finger Lake-Palmer and Branches 33% 334 3,500.00 3,500.00 7,000.09 g 
Anchorage-Spenard and Branches 154 154 4,000.00 4,000.00 8,000.00 FY] 
Anchorage Loop Roads Sree Dyer etee 26%, “s 26%, 7,000.00 1,000.00 8,000.00 
Dillingham-Wood River _.. _ Be ee 9, a 9% 4,000.00 2,000.00 6,000.00 
Bull River Road = 33 “ 17% 1714 cero 10,000.00 10,000.00 
LOM ECT dg LOBOS pe ere ee en ee eee ene a 271% 2714 4,000.00 4,000.00 8,000.00 
McCarthy Roads . soccer er eden tonic 26% 26% 7,000.00 1,000.00 8,000.00 
Valdez-Mineral Creek ............. seers es ase 10% =a 105) a 600.00 600.00 
Cache Creek and Homer Airfields. =e 900.00 900.00 
‘Totals Gre ree ee ree 30414 2% 306 1% $ 55,500.00 $ 35,000.00 $ 90,500.00 
Summary of Expenditures in the Fourth Division 
In cooperation with the Alaska Road Commission 
APRIL 1, 1941 to MARCH 31, 1942 
Sic i Total 
Name of Project Road Road Total A. R. C Territory 
RapidsbAnticid’= 2a se ee Te EM. ee faa = a= $ 12.48 $ 12.48 
ap Airfield ...... cettentracsenereneneeesenesnsansensseneceeeeees sas - ae 3750.00 3,750.00 
Branches to the Richardson Highway ........ 16% woes 16% ‘325 00 325.00 az 
CE eee see ne age 4 epee ‘3 mee 11,428.46 1,000.00 12,428.46 | 3 
Fox-Livengood and Branches .......... 86%) a at 3 14.97.87 y 
614 6134 13,377.87 (a) 1,600.00 AA a 
Fairbanks-Chatanika and Branches 2 883.54 883.54 2 
Summit-Fairbanks Creek and Branches 234 res 2314 Penta (b) 1 000.00 2,920.14 
Fairbanks-Ester and Branches ._ ‘ 3014 6 36% et 1,003.20 1,003.20 | & 
Fairbanks-Chena Hot Springs |... : 64 64 sone pees 1,000.41 Q 
n 13: 13% 82.61(c) 917.80 ; i 
Farmer’s-Birch Hill and Branches ee ry os fe onnge 6,000.00 6,309.72 A 
Rampart-burekag eee 4% 23 rik 509.78 509.78 eZ 
Rampart Airfield . = S Ss Le Pesce 500.00 4,604.00 
Circle Hot Springs ‘Roads . 32% : 32% wanes ‘ ane ALE B 
Miller House-Harrison Creek and Branches 1544 a 1514 ; Gay 20.47 Q 
ohinsteraes . i) 
ie ota we ea ae Se ie pe ee 625.67 625.67 a 
cle e 4 =: 2 
650.00 650.00 
Branches to the Steese Highway . eee 18% HERG | eemmentt — 999 57 Bd 
Nulato Airfield and Road 2.00.00... 1 ; Ry eanetiee 2,494.19 2,494.19 
Eight Mile Creek Airfield 00.0... ee Fe (TNR 4,000.00 14,340.53 
Manley Hot Springs Roads .. a Be. “A D 59 681.27 
25; 25, 53,897.13 (d) 5,784.14 pale 
Kuskokwim Panning te Petre eet serge ; A are 
27 27 2,000.88 2,000.00 HEEL 
Mig tylLOCalVROaGs meester teers tetas mecca ener : i 
Flat Airfield Siirerdnn 760.83 760.83 
BUVAirfield Peer cere ee ee = ai 
4,384.68 
Ophir=Takotna® RORGS Vee ccty-nssttssescaptfeecsrssretiereeecess 26 1% 26% 2,384.68 (e) 2,000.00 


TZ 


Ganest Creek (ROM 9 esc e ee neccceccttcecsaterso ince _ 
OphirZ Airfield y. See ee 
Nenana Cemetery Road: annonce cccccccceoeeceeee 
ONY SROB Ge cece tectcccascste cecte cass enccneccsereeet er cea 
Wiseman Airfield Fee etn en ee ee 
Ferry="Totatlanikat sirscccc stein 
Bethel Airfield and Road ..—......—....-.- 


417 


é 20 
2% 
% 
2% 24 
1 
95% 572% 


* Includes $15,000 held over from previous biennium. 
(a) Includes $472.87 contributed by others. 
(b) Includes 257.19 contributed by others. 
(c) Includes 82.61 contributed by others. 
(d) Includes 555.00 contributed by others. 
(e) Includes 37.50 contributed by others. 


Summary of Allotments in the Fourth Division 


In cooperation with the Alaska Road Commission 
APRIL 1, 1942 to MARCH 31, 1943 


Name of Project 


Summit-Fairbanks Creek and Branches ............ 
Fairbanks-Ester and Branches ..............2..00.-0........ 
Fairbanks 910A] SRORGS pssst crcccctmtecte cere a2 
Circle-Hot Springs and Branches ...................... 34 
Miller House-Harrison Creek and Branches ... 
Branches to the Steese Highway ...................... — 
Manley Hott Springs FUOads yess ccs-csecsseccesstecetteccsess 
18. G GOCRLROGS iesece eters cetrcnc eee erteree aan 
Ophir-Takotna Roads... eee Roemer te 
Kuskokwim Landing-Takotna and Branches .... 
Bethel Road and Airfield .2020... eee eee 
Maintenance Ohpir, Big Delta, Rapids, Ram- 

part, Circle Hot Springs, Circle, Central, Nu- 

lato, Miller, Ruby and Wiseman Airfields ...... 


Sled 
Road Total 


23% 


6 268 


144.25 100.00 24425 | & 
“Ee 7.00 7.00 | 
en i 500.00 500.00 
ae ef 200.00 200.00 | 
nd Shs, 629.35 629.35 
pene, * 1,345.98 1,345.98 | 
OR. ut 151.00 151.00 

$100,392.83 $ 40,000.00* $140,392.83 | 
E 
fe) 
Ee] 
| 
} 
| 
A. R. C Territory Total 
$ 1,500.00 $ 1,500.00 $ 3,000.00 
5,000.00 4,000.00 9,000.00 E 
2,000.00 2,000.00 4,000.00 bs) 
1,000.00 1,000.00 2,000.00 4 
1,000.00 1,000.00 2,000.00 ay 
at ae 500.00 500.00 E 
7,000.00 5,000.00 12,000.00 
7,000.00 3,000.00 10,000.00 | § 
6,500.00 3,500.00 10,000.00 Q 
14,350.00 10,650.00 25,000.00 8 
eee ee 500.00 500.00 > 
Kj 
ee 2,350.00 2,350.00 3 
$ 45,350.00 $ 35,000.00 $ 80,350.00 : 


| 
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Allotment Territorial Funds 


APRIL 1, 1941 to MARCH 31, 1942 


First Second Third Fourth 
Division Division Division Division Total 
Allotted $24,950.00 $49,000.00 $50,000.00 $40,000.00 ‘$163,950.00 
Expended _......... 24,950.00 41,525.00 50,000.00 40,000.00 156,475.00 
Balance carried 
forward to next 
VOAT Fee ene eee ones $ 7,475.00 $ 7,475.00 
APRIL 1, 1942 to MARCH 31, 1943 
First Second ‘Division Division Total 
Division Division Third Fourth 
Balance carried | oy = z eer 
forward ......... tree $ 7,475.00 bio ie : $e $ 7,475.00 
Allotted . 15,000.00 35,000.00 35,000.00 35,000.00 120,000.00 
Totals .....$15,000.00 $42,475.00 $35,000.00 $35,000.00 $127,475.00 


Distribution of Road Mileage by Divisions 


FIRST DIVISION 


Name of Road Agency” in Miles 


Windham Bay oncone ee ee ee OTT eee we eee 6.00 
Haines-Chilk oot Scccissetscr esos tee shes eeceece ce BARS ec RON erie a eee 3.00 
Sitka-Pioneers Cemetery gan. ccm cate eee ae ee re ey 0.50 
Carlanna Lake}Roadteacsssao en ee HO dnc none apenas ee eee) GTI) 
KartapRiver) Road snes (COODIJ TES) osc. 4.00 
Cralg— Kola WOCK seeretec rene ee w quem meen hen tote snpreytrene 5.00 
Haines-Jones Point =... 4) AST. C ee ne ee 1.50 
Haines-Pleasant Camp ........................ 2s BE pila iC eae Eee 42.50 
Porcupine Extension .................... are y Me phere: iene tes iets penn 5.00 
Mud Bay Road .......... Serinnuek oa ud ladles <n cm- sea ee ee 10.00 
Sitka-Indian River 2000002000000. @ aH 0.75 
Sitka-National Cemetery —0.000........... ‘i NF gerry vd mrss ms Sri 0.50 


Point Gustavus Road . 00.00.00. ~ es oe ote, ee 3.50 
Skagway-Dyea Road ooo... us ne 3.00 
Douglas Bridge and approaches ...........-....... AC 0.50 
Ketchikan® District == eee ol at 5 Al \pprncenecrererpepenet arent rrr ePr 22.035 
JUNERUPDIStTICl Pee een se ent we ents 47.240 
Petersburg District pene ee eS We en a a a oe 10.540 


HydersDistrict — Ws 23.822. 
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Sitkay District Percrccsteee ee eenee etree eee ae 8.694 
Wrangell B District pemmctccsrert cecttcre eee eee ” 9.642 
Skagway District 000.0000. i 2.383 
‘Point PAR ASSiZ feces meses ee ees ia 4.568 
Tongass National Forest Roads _. rake | 39.60 
Total Mileage for Division —................. . 254,874 
SECOND DIVISION 
Length 
Name of Road Agency*® in Miles 
Nome-Council Poe rencetee eee een es ( COOD:)) ALR.C Lees erate een 64.00 
Council-Ophir . : ode sonar id 2 12.00 
Cast derPaga ROa&d tices iiicccscecsspseteeers S 20.00 
Shovel Creek ........... xe wSbetsbaasctsaceten ESSE a) L 5.00 
Nome-Bessie 3 Se tes atiecee ee a ud 3.25 
Bessie-Snake River eas iH ” 20.75 
Snake River-Monument Creek iM id 3.00 
Nome-Osborne Creek eS. ” fet AO 2 8 IR Ee 10.25 
Bessie-Sunset Creek Et cad ececteeaes a Ne 12.00 
Bessie-Buster Creek ....0..0.....-2.0000.0-0.0.--- ” a 7.25 
SPLUCe) CYeek Pe cececcsaseterss cose teeeretpeteaees Hy zt 1.50 
Nome Wireless Road Bates. Meetese a i 0.25 
Mouth Center Creek Road ........00.. us MI yeeecs tbevere throne ees gerne pe 2.75 
Little Creek Branch .......0.00002.....020-0eeeos 2 Di cE pe dpsinn eas nar 2.25 
Submarine Paystreak 200200. 8 Sart eer | he ee 3.00 
Candle-Candle Creek Road —.............. ; ul Ud 7.00 
CandletRadio: Road temerscccrtets ste u | Pines Hoe eR Pe ln 0.25 
Deering-Inmachuk ... eae st Hd 4 25.00 
Dime Creek Road ........ arescinsttenseeeseantee HH _ 9.00 
ing City—-Good Win meets cect ees Hd y. 5.00 
Marshal®Road iin a cicsccsostcssteteseoies H PF rae 4.00 
Teller-Bluestone .......00..0 oo oe a 2? Meese eee tistee ee ae 15.50 
Bunker Hill-Kougarok ............... pesto voten uy dd 35.75 
Coffee Creek Road |... a DF SES a ne ee roe ar de 2,00 
C. A. A. Road ... CUATAD ee eee 1.00 
Total Mileage for Division 2.002000. Fee penears eriney ena ee 271.75 


Also 80.25 miles narrow gauge railway (Nome-Bunker Hill Tram) 


THIRD DIVISION 


Length 

Name of Road Agency* in Miles 
Spenard-Campbell Creek Some ive cse a pod sedeeee he TOIT oleae ee 1.00 
Palmer-Matanuska Se ne cee ee Le een 7.25 
Moose Creek Coal Road 2.0... ee ceeeeee eee ne @:5 UU pes eee 5.00 
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Edlund! Road”. 30- e  ee 2) es A Regie eel) oe 2.50 Ri cHardsOn PHIGN WY) seterencscesecceesceseneocteteasecsareaeweberece 1 rote ne eee ee 202,00 
Palmer-Springer,¢.—. eae 19 A tot 177156 PLCS CYLON CUtOl f Ferererser tne ct crecee teas teete caer eeeereae ences % ee ee 39.00 
Bogard? Road €:..2020 ee No IE de 8.50 Gulkana—Nea besa tecatccccscensctesccsrncerssercacecnenseraccosstecce= Mag | ceotasveroverer sooeereetteoae eee 108.00 
Wasilla Aviation Field Road .0.........-cccsccecsesceseeeoe- 209 FA atin, A ae Se Reale 0.75 Tliamna Bay-Tliamne Lake .......eseccnecneeneeenveeee 1 15.50 
Anchorage-Lake Spemard 20.20... -.e-csccsecsessesceeeeeeee 1 ye Sy ASE 12.25 DOPE SATS SETA perce cerernrenetenn tterretreeeceee perce pemereerts wit pti fac Senne rorer 10.00 
Chester Creek Boat Landing 0... ----scsseecceeee---- 2) tee ae 1.00 Chitinas Coppers River iicccssst ccc cree cerccerse conse merene== 2 i en ee ee 1.00 
OilsWell?Road |= = 5, 2 ae Se re ee 19 WIN Be oo Wet S|, 8.00 Talkeetna-Cache Creek -0.n.n a an..n-cescesccnceneensneenee 2 aU a ee ee 23.50 
Engstrom*Road 6: ee pres ha Ade 4 Su OE ae 3 1.75 Anchorage Radio Road ois. -cea a s-coceerenccessessee= 2 0.25 
‘Werner?#Branch eee 29 ge: at U9 eS cee 0.50 FOC AP ROS peers eet crreeseers cece tecgre ee al on ee 1.15 
Kasiloferoadisee eee Od et ee i RON ae 1) ORT Se Rot a ees 7.00 Kanatak-Becharof Lake Road ..............sccc----0- 21 ee ee ee ee 875 
Falk Roadteeenc eae) ee ey |) ee ote eT 1.00 Wasilla - Fishhook Merc ccmernst tees nerrrtrenrreercocancnens eee pet ct eel ery 16.00 
Chitina Native School Road ................... 5 os Taree 29) toa Sk Lael es 1.00 Willow Creek Extension 2 -.--.----enececcensseseeseese 37) ie, Rae gee 15.00 
Takeviews Road) 2.5 ..o8 soete  e e 23 Fe... FN CE vean 3.00 SV Sh SLE FC 10d We Weeesercecececestrerenes cone tere rersencieterneseamrar stress OD sl corre 19.75 
Ninilchik Aviation Field Road 00.00... 2) eS es 0.75 ATCHANGE]PEXENSION Pereeercrscctsscceceeesee steer merecertesateeceaes iy eet en eet re eee 5.50 
Robe’LakeiRoad 22-2 See 21 oh SUS Cre Pg 0.50 Upper Willow Creek Branch ......W..----...ecsscssceseeesees Wy 6 ee eee 1.25 
Hyak Laker oopehoad ites en ene eee Gg. a oe 0.25 Petersi Creek EcOd Cl peer. ccmmererece eter tereettermrrantctoccrsss OT eee e597 rereemeramemen torre 17.25 
Mabel? Minepond een eee pee ts ad ee ee 0.25 Chitina-McCarthy (Railroad Maintenance) ....” (59.00 Miles) 
McCarthy-Kennecott me 39 ge dig SRE DS os 3.50 OUIS BGK CBE. OG Cl teereereesrsncsecsnenesmerssernsessecesesmeetsenencateeres A roe eect ferro 1.50 
South Second Street, Cordova .......--..--c--cce-ecceee---- 12 Ne = Aeon ob Dated 0.25 Chugach National Forest Roads ...............-.--+ PSS ee ee ATO 
Uhlan Road ................. re a ie ee ee ee a 0.50 

Nakneks Road) -t2—- = ee 21 eee 1.00 TotalsMileagel fore Divishon Wiser cree ccersercctrsr sere ran ete neces ateeee reoncceeries 1,246.446 
Grubstake *Road Recnsrcc cere eer ee 2 Se en or 1.25 FOURTH DIVISION 

SEward BDIStric baeremmeeetcrarsettesstts eeemeerseseeretstererncecees: PRA eerste seretrenrereeeseecetice 97.587 ies , ae Sa j : d : 

COrdovas District Semercetecrccseteccscessteetten ete eer emeect 2 oe 10.350 Length 
GirdWoOQ§ econ ee ns rt er a ee ce, A lh ie pce iso A 1.775 Name of Road Agency* in Miles 
Afognak take ee eae ee rene teenenaeeeee rs A ater ena mer eugene ... 4534 . oe Se SS = ‘ a Le 
Alcan Highway (Slana to International Bdy.) 0.007 28 ..eceeececcescescesecceneeeeeoes 138.00 RCH ArdSOne DGMOClS bierercemencecesnrteantersssmeenssesreneers TETl Seen rs. 4.00 
Auchorage Loop-Matanuska River ...... (Coop FAR. CS se eee 44.25 Clea rye CTECKPROAGS Bererecerrersten mertererttreresnrecsttcerrars DN eee cetera errr «CRI! 
Palmer= Fishhook secsesse ees eee D 29 SCO heals OT oe. oe 14.25 Fish Lake-American Creek ................---.--0-s:eecs------ 1) ear ee Se 4.75 
Palmer-Matanuska River ...............22.-- . D yo) be Se en 1.25 LR tO) coeeneerenmetpes ce rere rer tte tie cree rreetecnc reenter 2 ee ee ee 10.00 
Wasilla-Finger Lake-Palmer ................ a 195 tan Albee gee le Wen San See 13.75 OMe Spaulding eerste tere ceaaeneeteetctreceeeectecees 2 A Sessa Mee 2.50 
Wasilla-Matanuskay ..02....0..eseeeeceeeeeeeee 1, see oe ie as ee 9.25 Summit-Fairbanks Creek .....0..........2--::1essesesseeeeeeo 19 0 rapsbediahaccoal erent A500 
Matanuska Trunk and Branches ........ ss 2 eS ee en ee 9.50 Summit=FisheCreek Wer ceweeeeee es sereerecenenrenes 1 eles ee a 8:25 
Gold9Cord (ee a eon a) 21 Ah as Se Serene 3.00 College! Spur eremcscscsatecerstcecssectsecessettcnrereerreseracsetttesnses DS mem: i ti rn retort 0.50 
Fishhook-Gold Mint 2...0.0..0.0...-.ccecce rE 27 ee EN a ae 4.25 SLOT L) OU] © eeceessterre tere seecateeterean sere setmasareestvectarenteererenar™ 2 ee 5.25 
Lucky Shot-Willow ....2.-.220...0-..--------2000--- Yo Fal Seok 26.00 St. Patrick-Happy-Goldstream —......W....0.......-- Ni Be ee eee 9.50 
(Anchorage LOO Meee 2 ine eee 2 ae ee 16.75 ster- Beeg ler Sewer crete ccccnesttester ee eerestenerercrerrters FD recep uveprreranengeienee recto 3.25 
McDonald Branch .......-..-..-..-.-..-se---e0--e0 22 20 Se eee 1.25 TEAZOLLS BROS Peres eet aces errata peate can aotearoa By) BY 2h eee A 4.00 
HomersROads | ee eee ese cretteeet 2 OUR. pO eee Rene we 27.50 | DEA TRALE) IANS Ce PE (0) eeepc ere eine emer te reer eer its We ee ee 6.00 
Valdez-Mineral Creek ....0.0.......:.c.cccsecseees z LAA Ale Nie i en nt Sree eer oe 10.75 STN TDN LORY ike eben Apes hope eee entrereereyr errr sth weg Dry Eo tree eae Bon 1.75 
Dillingham-Wood River .................--.---+ m2 id in baw ie ae eee 9.25 PATMEYS= Bir Chee prereset ee teen rncrennrrrenereee 39 nee LTD 
McCarthy-Dan Creek .0.............eeeeeceeees B te eee 20.00 Beligine-RACKert meermenttrrttretttncmeccennts mets 2g ee a 2.50 
ChititupBran ch tes erence wD 2 a ere ee eee 6.50 Farmers-Chene) Slough tect ese te erates. EL enna coe SE ert a 1.75 
McCarthy-Kennecott River .................... 2 22 ee arta eee ee O50) Cushman Street Extension 2... a rover r remember rer 0.50 
Seldovia-McDonald Spit ..............--.2.+ 2 DT reap k ae erie oe 1,75 GrosSMan= Fide ler gress crstttcseersstes eretecereetttr sistas PY want ths eceey es a ce 0.75 
McLeod® Road 8. to ee a 2) en Se ee 2.25 Miller House-Harrison and Branches ................-. 08 en es een, See 15.25 
Bodenburg-Butte ....0..........eccecsssececeeereeee 2 ea eet et Pd 6.50 USSR Creek sRORC Wreecrrce cert eerrar rte ernceneceetittoeg a pe eee eens arse 11.00 
BullgRiversROad ee ee os 2 ee 17.25 EAPC RCT CCK BO DUT Berrrectererrrrrr tra recerctmeteascestns od ecient ry reser rere 1.00 


Glenn? High way Jets ten eR ee eres PASE C meen tana eee eeee rete 142.50 Sourdough Creek Spur Hd 4.75 
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Ruby Aviation Field Road lam tet 
Brooks-Livengood Creek —0 ne. 4 
Amy Creek Branch ” 
Little Creek Road .. DE eme tes ape Sh 
Ganes Creek *ROad tt racnereccssrec sates ct tncscseesasttescaserte PE PPE ea eA 
Takotna Aviation Field Road peels Tana es re 
Ready Bullion Road 3 
Long-Birch Road re ae zs 
Faith Creek Road .. neers 2 
Gilmore-Pearl Creek .......... ee teres ” 
Goodnews Bay-Salmon River —................. E 
EDIUKSaKSFCOR GPa reccectreetersertees recreate te Te See ene eee 
Wilbur Creek Road 5 
West Fairbanks Road He etn cena nee yee sneer nen 
Big Eldorado Road .... < 2? ate olicore = 
Bondy Spur _. SH on Yep e So oie etter es te oe 
Alcan Highway (Delta Function i Division 

Bay.) Srrceedn hevinverssmrerrrerrrrer te PP eR A ee a ee ee 
Ester Creek Road . Sates eee "ion ) Ast Ce 
Rampart-Eureka : on eee ee ae Se ee 
Central House-Portage Creekie 2 4 
Hot Svrings-Eureka . eS oerierec tate ss hs es re eee 
Omega Creek Road za Sect steettnes 4 a 
Nenana Cemetery Road sScnennteses 2 2 
Ferry-Totatlanika Road ................. Ys 2 ” 
Toitarod= Flat perce sence cetera 4 z 
Ophir-Takotna .. eeseseetiioe a Boge Drascncss 
Olnes-Liivengood 2.0... _— ul ad 
Happy Creek (Flat) 200 2 HH 
Gold Horn Branch 3 R 
Hot Springs-Tofty . 4 te Ee 
Graehl Bridge Road .......... - et sapien, 
Kuskokwim-Takotna and renchest ve in 
Greenstone Creek ..00.............ceccececececeece cee 4 eee noe ern 
Coal Creek-Woodchopper fae ete Hd 2 
Nulato Aviation Field Road ............ p 3 
Bethel Aviation Field Road —................ 4 Se CIA ere eth 
Porcupine Creek Saersecrasctik cere eee ALR C Si aay eee 
Steese Highway (Fairbanks- Circle City) ee. BE nas 
Ketchum Creek Branch . SED, a er ee a ae et en ee eee 
Haple= Liberty iy eccctscrcescccettncsstectns a ecnzectneteeeestoreecceze 22 
Eagle-Seventy Mile Sn rere eT ak reteset ee 
Fourth soleu Ulye Creek tercraeseeertet et aeererstscsezrees ¥ 
FPananae Mission} ROB Gstee ticctree ese te tetmerentts cele coctek Mam Serene teterent cena. wteeee terete ere 
Fairbanks Radio Station 00... "on phih 5. cea ee 
Deadwood Creek Road .............--......- ae wee! oy 
FRUDY = ONG Barret ereeccmsttceacaactiosete retest scensagecncscnactstereaascors a 
Long-Poorman ........ Air SS AR Ata RS TI uA 


McKinley Park Road pomebrete ryt eae ; 
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Kantishna=Park Bound ary cesses ce teres ea ils MEE ecccsetecsenecaterenssesuseatin teres EOD 
Noland Branch ......... poorcerenrepre cA seicntlinn Melts overeat © AME Sauer pppeemeabyientrnrpertrrenttbees 5.50 
WW ESCMAN —HAMIMON Megrrree crcccerece reece ce eee cele ean Ucee ste cesoars terrae aretiotes 7.50 
Flat-Plat’ Creek scccsccsscscsscecveseteivsccsesetccccmsssesevsseverssceces Bid y Toes sscdptsocetentcatssesetes 5.75 
Head of Flat-Willow-Lower Chicken ................ igi > apy inde geared tenn reer etter Fn 9.00 
Head Willow-Upper Chicken —..0.000.0.0..0.0.000000... AOE errr terpenes 3.00 
Flat-Slate Creek -...0000000.002.cccceeee eee. ase epi tte ee ce attiaspresntectretees 7.25 
Cantwell=Valdezi Creek fe smetemereererte cit rectee te teecess UI sree eterna ieee 8.00 
Medfra-Nixon Fork .......... Ne eA Se Seay aH 3 chews St ee cee ee 12.00 
Lake Harding Spur .............. BE einer ieee 3.00 
Richardson Highway (rairnankes Teabelle) Srey 20 ae Ea ee SS . 169,00 
Fairbanks-Gilmore Spurs —................ past ettsseete ce ah] SR ey ei thisineerioeaeee | hpYb) 
LG! Fieldth OR eee ee rt teetetencrnstenertettn et” bie eae See ee = 1.75 
Pedro Dome Road ............. ma proves pwyeverrt leneroorenig » Me aber eecterrpereree 3.75 
Boundary-Jack Wade oo... ccc Bene nae eat eetgsdsNideerscaf ie LOU. 
Total eLOrs VISION pee eects erage ceahtepet eto er astateme DEL OO 


Total’ Mileage fOrsT Err itor yaa eaten ceea tracert gee teers LST 


* Terr. Territory of Alaska. 
A.R.C. Alaska Road Commission. 
P.R.A. Public Roads Administration. 
F.S. U.S. Forest Service. 
(Coop.) A. R. C. Territorial Cooperation with Alaska Road 
Commission. 


DISTRIBUTION OF SLED ROADS* 


First Second Third Fourth Total 
Division Division Division Division Mileage 


Alaska Road Commission .........___-154.75 «187.75 1,012.00 1,354.50 
*Designating roads that are for the most part impassable in summer time. 


DISTRIBUTION OF TRAILS* 


First Second Third Fourth Total 
Division Division Division Division Mileage 


Alaska Road Commission .. 6.00 2,954.00 428.25 3,025.00 ‘6,413.25 
U.S. Forest Service 0... 1713 10 29060  ........... 1,084.30 


Total Mileage ................. 779.70 2,954.00 718.85 3,025.00 7,477.55 


*Most of the trail mileage consists of winter-flagged trails. 


